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Message Text 



UNCLASSIFIED 

PAGE 01 MONROV 01725 051649 Z 
71 

ACTION PM-09 

INFO OCT-01 AF-10 ADP-00 SS-15 NSC-10 CIAE-00 INR-10 

NSAE-00 RSC-01 DODE-00 L-03 RSR-01 /060 W 

118709 

R 051621 Z APR 73 
EM AMEMBASSY MONROVIA 
TO CHESNAFACENGCOM 
INFO COMNAVELECSYSCOM 
SECSTATE WASHDC 7698 

UNCLAS MONROVIA 1725 

FROM LCDR LARSEN 

E. O. 1 16 52 N/ A 
TAGS: MARR, LI 

SUBJ: NEGOTIATIONS WITH AGRIMECO FOR SITE CLEARING OMEGA 
NAVIGATION STATION LIBERIA. 

REF: MONROVIA 1710 ( NOTAL) 

COMNAVELECSYSCOM FOR PME 119 COMNAVFACENGCOM FOR PC 6 

1. NEGOTIATIONS COMPLETED THIS DATE AGRIMECO EXTENDS CONTRACT 
OFFERING PERIOD ADDITIONAL 180 DAYS. 

2. CHANGE ORDER INCORPORATING NEW PRIORITIES TO FACILITATE 

SOIL BORINGS AND TOPO SURVEY AND ALLOWING FOR WEATHER INDUCED 
DELAYS AND NOTICE TO PROCEED ON OR BEFORE 1 JUNE 1973 AGREED 
UPON. 

3. CHANGE ORDER PRICE IS $16,500,000. 

MANFULL 



UNCLASSIFIED 
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*** Current Handling Restrictions *** n/a 
*** Current Classification *** UNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 05 APR 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973MONROV01725 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Film Number: n/a 

From: MONROVIA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730434/aaaahrfk.tel 
Line Count: 54 
Locator: TEXT ON-LINE 
Office: ACTION PM 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 73 MONROVIA 1710 ( NOTAL) 

Review Action: RELEASED, APPROVED 
Review Authority: elyme 
Review Comment: n/a 
Review Content Flags: 

Review Date: 01 NOV 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <01 -Nov-2001 by averetam>; APPROVED <13 FEB 2002 by elyme> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> gwr 971201 

Subject: NEGOTIATIONS WITH AGRIMECO FOR SITE CLEARING OMEGA NAVIGATION STATION LIBERIA. 

TAGS: MARR, LI 

To: CHESNAFACENGCOM 

COMNAVELECSYSCOM 

PM 

SECSTATE WASHDC 
Type: TE 
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